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MEMORANDUM FOR THE RECORD 


^JBJECTi Concurrence in Amendment Mo* 2 to Contract M©* HF-CT-699 


wi th 



son Karoo Woold ridge Inc.„ Los Angeles. Calif.. 
Project CHALICE 


25X1 A 


1 * This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Paragraph 4* 

2* Contract Mo* HF-CT -699 is a Fixed-Price-Open-Call type 
contract for use by Project CHALICE and F0Q in ordering equipment, 
spare parts, modification kits, component parts, and data for equip- 
ment previously procurred, or which may hereinafter be manufactured 
by the Contractor, for the Project and FOG under Contract So* A-lOl* 

3* This Amendment Mo* 2 incorporates a pricing formula for 
the period 1 November 1958 through 30 June 1959* This pricing 
formula has been reviewed by the Audit Liaison Officer and his 
consent# are contained in Advisory Report Ho* 525 dated 13 July 1959, 
DPD-4862-59. Mo additional funding is required as a result of this 
Amendment. 


4* Concurrence in Amendment So. 2 to Contract Mo. HF-CT -699 
is recommended. 
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